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Read Bridge acroes the Oder River in frankfurt 
Summary of Costs 


Repair Work Rages Construction and Building Subsidiary fetal 
floating equipment material material of costa 
including the costs 

Glearanve of debris from river bed 494,000 47,000 3,000 l2 ,000 556,000 
and removal of pier abo ve water level 
Abutment A &'7, 100 4,060 33,400 : 16 ,C00 100.700 
Fier on land B 220,000 2° ,000 69,100 37 ,.506 355,606 
River pier G (te be removed) 22 ,006 12,000 2,000 2,000 38,000 
River pier D 218,000 45,000 71,500 450750 380.250 oe 
River plier 3 163,000 32 ,000 58,700 35,500 289,200 ae 
River pier F 260,000 56 ,000 97,400 54 400 467,800 = 
River pier G _ 70,750 Uy; ,000 48,800 18,200 1495750 == 
Fler on land H 88,700 9,500 58,800 18,800 175.400 = 
Abutment I 47,160 4,000 43,600 16,000 160,700 
Steal sonstrustion 700,000 190,060 360,000 20,060 1,180,000 
Road-way | hO 000 20,000 kO,000 20,000 120,900 

Paint &O,000 10,000 40 Frere?) 10,066 100.066 ws 
Partial outlay for construction of 
pridee approaches, includine pavement 

{one part of the costs is born by the 

city of Frankfurt) __. 40,060 20,000, 40,000 _ 20,000 _ 120,000 
Total: 402 ,500 956,100 324 5150 4,153 400 

25450 ,650 
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